ENGINEERING CHANGE N01"ICE 
DART AEROSPACE LTD 


Date: 
11.05.13 
Job No.: 
ENG2106 
AORYeslNo: 
Created By. 
CheckedB. 
11­ 
572 
Product No.: 
0412-702-021/-0231-0251-027/-029 
Product Name: SHOULDER HARNESS 


Distribution 
Reqd 
ReiD 
Initial I Date 
Distribution 
Reqd 
Relp 
Initial I Date 
Production Manager I Coord. 
Y 
WMF 
DQA I QA Coord. 
N 
Purchasing Coord. 
Y 
CL 
QC Coordinator 
N 
Production Engineering Coord. 
Y 
DOIEC 
Customer Technical Support 
Y 
OS 
Marketing 
Y 
SW 


Cu~omerOrderP~~ng 
N 


Reason for Change: 
UPGRADING 0412-702-021/-0231-0251-027/-029 W/AMSAFE SHOULDER HARNESS 


Documents Affected: 
RELEASE 04387 AND OSI 9559 REV. A 


PARTS MUST COMPLY 
PREVIOUS PARTS SATISFACTORY 
D 


# Quality Assurance Aetions 
Reqd 
Relp 
Notes 


1 Notify Previous Customers 
N 


2 Notify Eurocopler France 
N 


3 


# Engineering Actions 
Reqd 
Rap 
Notes 
4 Required DocumentsiDrawings Under Review 
N 
5 Update Ma~er Document List (MOL) 
Y 
MB 
MDL-0412-702 REV. R 
6 Update Product Compalability Matrix 
N 
7 Create Eurocopter Form (FEE) 
N 
8 Notify TC I FAA of Change 
N 
9 


# Document Control Actions 
Reqd 
Rasp 
Notes 
10 Move Electronic FileslDesign Joumal 
Y 
KJ 
11 Update Product Specification Files 
Y 
KJ 
ADD OSI9559 REV. A 
12 Update Approved/Preliminary Owg PDF Files 
Y 
KJ 
13 Update Document Record (OR) 
N 
NONE. NEW MOl FORMAT. 
14 Update Product Development Summary 
N 
15 Update OSI 021 and/or STC Approval List 
N 
16 Update Parts I STC Database 
Y 
KJ 
ADD 04387-041/-0431-1/-31-51-7/-91-11 IN SYSTEM 
17 Update I Verify ARC Database 
N 
18 Create I Update Change Record Form litem Card Database 
Y 
KJ 
PER OSI9559 REV. A 
19 Create I Update PPP's 
Y 
KJ 
ASREOUIRED 
20 Red Decals required? 
Y 
KJ 
ASREOUIRED 
21 Update Document Control Database I Laminated Owgs 
N 
22 Update Grey Project I Electronic Binder PDF Fiies 
Y 
KJ 
WITH ADR AND MOI..-0412-702 REV. R 
23 Update D-PartlM-Drawina/DSIlDEO Master Binders 
Y 
KJ 
24 


Deecrlptlon I Action: 
PER OSI 9559 REV. A, THE FOLLOWING KITS ARE AFFECTED AS FOLLOWS: 
I\, / 


- 0412-702-021/-023 NOW AT CHG 003; 
~ i~ 
- 0412-702-025/-027/-029 NOW AT CHG 002. 
O· 
ENSURE OSI 9559 REV. A IS ADDED TO KITS IN STOCK/IN PROGRESS. 
" 
" 
rJ0 ~lf 


Complete 


Complete 
I 
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Date: _______ 
ECN Verified &Complete: ________ 
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